ENGINEERING 
CHANGE 
NOTICE 
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LTD 
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Resp 
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Document 
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Purchasing 
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ttL 


Production 
Engineering 
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EC 


Date: 
10.02.08 


Product 
No.: 
D130-780 


duct 
Name: 
Spacepod 
Kits 


Job No.: 
ADR Yes/No: 


~reated 
By: 


Checked 
By: 


Distribution 


DQA I QA Coord. 


QC Coordinator 


Customer 
Technical 
Support 


Marketing 


Customer 
Order 
Processing 
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N 
N 


Y 
Y 


N 


Resp 


DS 
SW 


10- 521. 


Initial 
I Date 


• 


Reason 
for Change: 


Provide 
increased 
strength 
door prop for LH hinge door installations 


Documents 
Affected: 


D3552 
Rev. E 


DSI 9502 Rev. A 


MDL-D130-780 
Rev. F 


PARTS MUST COMPLY 


# 
Quality 
Assurance 
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Notify Previous 
Customers 
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Notify 
Eurocopter 
France 
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N 


PREVIOUS PARTS SATISFACTORY 
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D 
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# 
Engineering 
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4 
Required 
Documents/Drawings 
Under 
Review 


5 
Update 
Master 
Document 
List (MDL) 


6 
Update 
Product 
Compatability 
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Create 
Eurocopter 
Form (FEE) 
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Notes 
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MDL-D130-780 
Rev.F 


N 
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# 
Document 
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Notes 
Complete 


10 Move Electronic 
Files 
Y 
KJ 


11 Update 
Blue/Pink/DSI 
Folder 
and Electronic 
Files 
Y 
KJ 
10.Q1.11 
1'U-- 


12 Update 
Controlled 
PDF Files 
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13 Update 
Document 
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~~ 


14 Update 
Product 
Development 
Summary 
N 
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v 


15 Update 
QSI 021 and/or STC Approval 
List 
N 


16 Update 
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Y 
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19 Create I Update 
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~ 


20 Update 
Document 
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.~ 


21 Update 
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Binder 
PDF 
Files 
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AddADR 
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22 Update 
D-PartlM-Drawing/DSIIDEO 
Master 
Binders 
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KJ 
Ilo.02.11'~ 


23 
'-' 


24 


Description 
I Action: 


-UpdateD130-7BO.,Q11 
kits in stock 
to ramove 
03552-7 
door prop and replace 
with a 03552-13 
door. prop and a copy 01.0$19502. 


- Update 
PPP/BOM 
for D130-780-011 
to include 
D3552-13 
instead 
of D3552-7 


- Create 
PPP/BOM 
for DSI 9502-011 
kit 
@. C.\iG 00 \ 


- Send a DSI 9502-011 
kit no charge 
to Eagle 
Copters 
Attn: 
Craig Swayne 
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_ 
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